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STATEMENT OF WORK ae 


MODIFICATION OF 'M'' AND "'N'"' RACKS, 
AND FABRICATION OF AN "M'! RACK 


The Contractor proposes to provide the necessary engineering, 
labor, facilities, and material to perform the following work: 


Item 


1 


Description 


Develop a modification for the Auxiliary 
Data Display (''M'' Rack), 14 channel data 
reduction equipment in accordance with the 
accompanying technical description, 

CMCC Document No. 1133X%5.55. 


Develop a modification for the Auxiliary 
Data Selector (''N'' Rack), 14 channel data 
reduction equipment in accordance with the 
accompanying technical description. 


Incorporate the described circuitry into 
serial numbers three and four of the '"M" 
Racks. 


Incorporate the described circuitry into 
serial number three of the ''N" Racks. 


Make such changes to the ''M'! and '"'N"! 
Rack instruction guides as occasioned by 
their modification described in items 1 & Z. 


Fabricate an additional ''M'' Rack engineer - 
ing prototype model (No. 4). 


Design, install and test on one (1) "'N" Rack 
only (Engineering Model No. 1) the follow- 
ing modifications: 
a. A changed processing speed from 
4:1 to ll. 


b. <A direct optional connection between 
Racks '"'M" and "'N",. 


c. A DC readout. 


This document contains information affecting the national 
defense of the United States within the meaning of the 
Espionace Laws, Tila 18U S.C , Section 793 and 794. Its 
transmission or the revelation of ils contents in any 
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